CAHSR Board Meeting 

August 6, 2009 


Section Update 

Los Angeles to San Diego 
(via the Inland Empire) 
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Today’s Update 


I. Progress Made During FY 08/09 

■ Review of Program-Level Alignment 

■ Institutional Arrangement 

■ Technical Working Group Process 

■ County by County TWG Alternatives 

■ Section Overview of TWG Alternatives 

II. Opportunities 

III. Review of Next Steps in FY 09/10 

IV. Section Look Ahead 
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Los Angeles to San Diego (via the Inland Empire) 

Program-Level Alignment: The Starting Point 
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* 160+Miles 

* 8 Potential Stations 

* Strong Intermodai Connectivity 

* Four Counties 

* Three Caltrans Districts 

* Nearly 100 Cities 

* Air-Rail Potential 
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Southern CA- Inland Corridor Group 

(MOU Partnering Groups) 





Riverside Qounty 
Transportation Qommission 


Governments 


SANBAG 


Working Together 



Metro 


* Participating (not signatory) 
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2008/09 Technical Working Groups (TWG) 


Nov ‘08 




HST Stakeholder Meetings and Outreach Briefings 
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Engineering\Environmental\Planning Team 
Issue Final Concept Study 


























































































FY 08/09 Stakeholder Meetings 


Los Angeles County 

•SCAG 

• Metro 

• Caltrans District 7 

• Cal Poly 

• City of Pomona 

• San Gabriel Valley 
COG 

• San Gabriel Valley 
Economic 
Partnership 

• Metro Gold Line 
Construction 
Authority 

San Bernardino County 

• SANBAG 

• Caltrans District 8 

• City of San Bernardino 

• County of San Bernardino 

• San Bernardino Airport 
Authority 

• IE Economic Partnership 

• City of Colton 

• LAWA 

• City of Rancho 
Cucamonga 

• City of Ontario 

• City of Upland 


Riverside County 

• RCTC 

• Caltrans District 8 

• City of Corona 

• City of Lake Elsinore 

• March JPA 

• City of Moreno Valley 

• City of Murrieta 

• City of Riverside 

• City of Temecula 

• County of Riverside 

• University of California, 
Riverside 

• WRCOG 

• The Garrett Group 

• CALPIRG 

• Morongo Band of 
Mission Indians 

• Riverside Economic 
Development Agency 

• 1-15 Joint Policy 
Committee 

• City of Temecula 


San Diego County 

• SANDAG 

•SDCRAA 

• Caltrans District 11 

• Centre City Development 
Corporation 

• City of Chula Vista 

• City of Escondido 

• Metropolitan Transit 
System 

• North County Transit 
District 

• City of San Diego 

• County of San Diego 

• South County Economic 
Development Council 

• Port of San Diego 

• University City 

• CALPIRG 

• San Diego Downtown 
Partnership Urban 
Development and Land 
Use Committee 
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Section Overview - 2008/09 TWO Alternatives 
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Opportunities 


Intermodal Connectivity at All Stations 
Private Interest 

Development of Transportation Corridors 

Connect Remote Areas 

Rail to Air Connections to Serve 
Underutilized Airports 
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♦> ♦> ♦> ♦> ♦> ♦> ♦> 


Fiscal Year 09/10 Next Steps 


NOI/NOP and Scoping 
Agency Coordination Plan 
Purpose and Need Statement 
Scoping Meetings by County (total of 10) 

■ 2 in Los Angeles 

■ 2 in San Bernardino 

■ 3 in Riverside 

■ 3 in San Diego 

Scoping Report 

Alternatives Analysis Report 

Draft Project Description for EIR/EIS 
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Section Look Ahead 


Description 


FY 

09/10 


FY 

10/11 


FY 11/12 


FY 

12/13 


FY 

13/14 


TWO #3 



Concept Study 


NOI/NOP 


Scoping 

Scoping Meetings 



I 


Alternatives Analysis 

Draft Project Description 

15% Engineering 

Environmental Technical Reports 
Baseline (Existing) Conditions 

Environmental Technical Reports - 
Impacts/Mitigation 

Draft EIR/EIS Sections - 
Impacts/Mitigation 

Administrative Draft EIR/EIS 

30% Engineering 

Draft EIR/EIS 

Draft Final and Final EIR/EIS 


ROD 
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